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TO  Distribution 


date  ’  July  1961 


from  C*  V.  Hazeltlne 


DEPT.  61-65  PLANT  104  **t.  2-6002 


■A  • 


SUBJECT i  PROMULGATION  OF  REVISED  SPACE  SYSTEMS  REPORTS  SCHEDULE 
UNDER  CONTRACTS  AF  04(647)  -558  / -673,  -592,  -677,  -696,  -787,  fe 
-788,  (SCHEDULE  1003,  REVISION  NO,  6,  LMSC/445607-6) 


REFi  (A)  U»S*  Air  Force  "Contractors  Reports  Exhibit  58-1",  dated  1  January 
1959  -  Revision  to  1  October  1959  (Enclosure  to  LMSC/218303), 

(B)  "Contract  Furnished  Reports  for  NASA/Agena  B  Program",  dated 
15  September  I960  (LMSC/447181). 

(C)  "Satellite  Systems  Contract  Reports  Requirements"  for  Discoverer, 

MIDAS,  Samos,  and  %oumammAm  Control  Programs,  dated 

1  December  I960  (LMSC/447900). 

(D)  "Samos  Program  II  Proposed  Contract  Requirements  (SSE6-T61-2)", 
dated  31  March  1961  ( LMSC/448082). 

(E)  "Advent/Agena  B  Contract  Report  Requirements  (SSA-T61-9),  dated 
15  April  1961  (LMSC/448085). 


(F)  "Satellite  Systems  Reports  Schedule",  No,  1003,  Revision  No,  5,  dated 
1  February  1961  (LMSD/445607-5). 

(G)  IDC  from  C,  V,  Hazeltlne  61-65,  dated  24  March  1961,  subjectl 

(a)  Revision  changes  to  Revision  No,  5,  S,  S,  Reports  Schedule  for 
Discoverer,  MIDAS,  Samos,  C/C,  and  Nasa  Programs,  trans¬ 
mittals  of. 

(b)  Interim  instructions  for  incorporation  of  Advent/Agena  B  -  Stage  II 
and  Samos  Program  II  (E-6)  Contractual  Reports  Requirements 
Schedules  into  S,  S,  Reports  Schedule  (Revision  5), 

(H)  Summary,  Contract  Data  Submittal  Statuu  (Form  LMSC/2297)  issued 
monthly  by  61-65, 


ENCl  (a) 
(b) 


Copy  of  subject  Revision  No,  6  of  the  "Space  Systems  Reports  Schedule", 
dated  1  July  1961  (LMSC/445607-6), 

Explanatory  Glossary,  Appendix  1  to  Enclosure  (a). 
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1  July  1961 

PROMULGATION  OF  REVISED  SPACE  SYSTEMS  REPORTS  SCHEDULE 
UNDER  CONTRACTS  AF  04  (647)  -558/ -673,  -563,  -592,  -677,  -696,  -787, 
fc  -788.  (SCHEDULE  1003,  REVISION  NO.  6,  LMSC/445607-6) 


1.  Information  Available  in  Schedule 

All  of  the  guidance  and  reference  information  needed  to  meet  reports  sub¬ 
mittal  dates  is  provided  by  this  schedule  if  timely  reference  is  made 
thereto. 

2.  Scope  of  Revision 

The  subject  reports  requirements  schedule  has  been  drastically  ravised, 
organizationally  rearranged  and  expanded.  The  schedule  of  Advent  and 
Samos  II  requirements  have  been  added  and  integrated  therein.  Project 
102  requirements  have  not  yet  been  segregated.  Reports  requirements 
for  Snapshot,  Project  102,  Saint,  Launch  Complex  II  and  other  new  pro¬ 
grams  will  be  scheduled  when  stabilized  requirements  have  been  estab¬ 
lished,  as  supplemental  hereto. 

3.  Derivation  of  Schedule 

Revision  No.  6  of  the  Schedu.e,  which  is  based  upon  Reference  (A)  and 
derived  from  References  (B),  (C),  (D)  and  (E),  supersedes  References 
(F)  and  (G)  and  is  hereby  promulgated  for  information,  guidance  and  con¬ 
formance  of  all  concerned. 

4.  Use_of  Program  Alphabetical  Report  Indexes 

All  reports  established  as  contractual  requirements  under  current  con¬ 
tracts  are  listed  by  Program,  alphabetically,  in  the  front  of  the  Schedule 
showing: 

(1)  Schedule  page  number 

(2)  Assigned  report  number 

(3)  Responsible  organization(s) 

5.  Responsibilities 


Reports,  and  inputs  thereto,  .-should  be  submitted  by  responsible  organiza¬ 
tions  in  accordance  with  this  schedule,  subject  to  such  future  revisions  as 
may  be  necessary. 
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PROMULGATION  OF  REVISED  SPACE  SYSTEMS  REPORTS  SCHEDULE 
UNDER  CONTRACTS  AF  04  (647)  -5>8/-673,  563,  -592,  -677,  -696,  -787, 
&  -788.  (SCHEDULE  1003,  REVISION  NO.  6,  LMSC/445607-6) 


6.  Separate  Submittal  of  Nasa  Reports 


All  Nasa  reports  shall  be  prepared  and  submitted  under  separate  covers 
(from  reports  of  other  programs)  to  a  special  Nasa/AF  distribution  list. 

7.  Order  of  Report  Listing 

Reports,  and  required  inputs  thereto,  are  listed  by  numerical  sequence 
of  the  responsible  organizations  concerned,  grouped  by  respective 
divisions. 

8.  Explanation  of  Schedule  Format 


The  submittal  dates  indicated  (Column  6,  Enclosure  (a)  are  the  out-oL 
plant  mailing  dates  necessary  to  meet  the  Air  Force's  contractual  due 
dates  at  BMP.  35  D 


a.  Column  5,  Enclosure  (a),  indicates  the  input  lead  time  (in  calen¬ 
dar  days)  estimated  as  necessary  for  responsible  departments  to 
have  their  rough  drafts  of  reports  ready  in  advance  of  the  out-of- 
plant  submittal  dates  (Column  6,  Enclosure  (a)  ).  Such  lead  times 
are  to  allow  sufficiently  for  editing,  typing,  approvals,  signa¬ 
tures,  reproduction  and  mailing.  Where  two  times  are  indicated, 
the  larger  one  indicates  the  initial  input  lead  time  required  for  all 
available  material  with  a  preliminary  draft;  the  smaller  number 
indicates  the  final  cut-off  lead  time. 

b.  Specified  submittal  dates  for  reports  "tied"  to  vehicle  launch 
dates  are  not  shown  due  to  changeable  vehicle  schedules  and 
launch  dates.  The  dates  on  which  these  reports  become  due  for 
submittal  are  established  by  the  currently  effective  vehicle  date 
tables  and  should  be  determined  by  reference  thereto.  Submittal 
dates  indicated,  which  are  governed  by  vehicle  scheduled  accept¬ 
ance  dates,  are  related  to  LMSC  Official  Operating  Schedule  for 
Space  Systems,  Schedule  1001,  Issue  #16,  dated  21  April  1961 
LMSC  /  3707  25-5). 


9.  Use  of  Glossary  (Appendix  1) 

The  glossary  turther  explains  the  information  furnished  in  each  column  of 
the  schedule  and  the  meanings  of  all  symbols  used,  necessary  because  of 
space  limitations. 
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10.  Timeliness  of  Report  Content 

It  is  mandatory  that  all  ha*ds  cooperate  and  coordinate  efforts  to  prevent 
the  need  for  exorbitantly  long  publication  le?d  times  of  rough  drafts  and 
other  inputs.  Such  a  need  results  in  the  publication  of  a  somewhat  obso¬ 
lete  document.  Accordingly,  submittal  of  up-dating  data  to  the  publica¬ 
tion  group  should  be  made  at  the  latest  possible  moment  prior  to  the  pub¬ 
lication  date. 

11,  Timely  Submittal  Factors 

It  must  always  be  recognized  that  the  timely  submittal  of  each  individual 
report  will  usually  present  a  special  problem.  Usually  the  problem  can 
best  be  resolved  or  worked  out  by  e^rly  consultation  between,  and  ad¬ 
vance  joint  planning  by,  the  responsible  input  group(s)  and  the  processing 
and  publication  group.  The  solution  will  naturally  be  governed  by: 

a.  Condition  and  form  of  rough  draft  and  other  material  submitted 
to  the  publication  group. 

b.  Amount  and  kind  of  art  work  required. 

c.  Size  and  characteristics  of  report  (number  of  graphs,  tables, 
etc.  ). 

d.  Importance  of  report. 

e.  Priority  assigned  by  both  input  and  publication  group. 

f.  Available  manpower. 

g.  Overtime  limitations. 

1  2.  Basis  for  Scheduling  Engineering  Analysis  Reports 


All  Engineering  Analysis  Reports  are  currently  scheduled  in  accordance 
with  the  latest  authorized  rescheduled  submittal  dates.  Subsequent 
"as  required"  revisions  are  scheduled  semi-annually  from  the  initial  due 
dates  upon  the  assumption  that  the  customer  desires  to  be  kept  up  to  date 
accordingly.  Planning  and  reasonable  efforts  by  organizations  concerned 
should  be  made  to  satisfy  such  a  schedule  requirement,  Therefore,  a 
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continuing  effort  must  be  made  to  keep  the  customer  properly  informed 
and  updated  periodically  on  the  indicated  revision  dates  as  required  by 
program  changes.  In  the  event  changes  do  not  justify  a  revision,  the 
customer  should  be  so  advised  by  letter  30  days  prior  to  scheduled  sub¬ 
mittal  dates. 

13.  Reporting  of  Errors 


Notice  of  any  errors  or  omissions  found  upon  perusal  of  this  revised 
schedule  is  requested. 


C.  V.  Hazeltine,  Manager 
Program  Coordination  k  Schedules 
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ALPHABETICAL  INDEX 

DISCOVERER,  MIDAS,  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS 
LMSC-447900  (Ref.  C) 


Rpt. 

Sched. 

Responsible 

Item  No. 

Title 

Organization 

Pag 

9 

Air  Force  Base  Support  Requirements 
Report 

61-91 

8 

22 

Bibliography  Report 

62-61 

7 

70A  k  B 

Communications  and  Control  Engineering 

64-20  k 

18 

Analysis  Reports,  Sys.  &  S/S 

62-10 

71 

Data  Handling  Engineering  Analysis  Report  64-20 

18 

33 

MmWHHWHMM  stalled  System  Test6i-31 

4 

Objectives 

18 

Development  Plan  Special  Film  Report 

61  -62 

7 

66 

Discoverer  GSE  Engineering  Analysis 
Report 

52-50 

11 

GHE,  62-56  (VN)  -  Vol.  I 

C/O,  62-51/62-55  -  Vol.  II 

L/C,  62-59  -  Vol.  Ill 

3 

Facilities  Master  Plan 

61-91 

8 

2A-F 

Facilities  Progress  Reprr-t 

61-91 

8 

MI//llllttMMiUilMNWUi!  IMMIJ  iMi/  / / 1  / !  /  !4{LW ! !  > !  !  ! !  !  / /  fi 

f>P  U3 

Final  Countdown  Manual  -  PMR 

61-73 

6 

75 

Final  Engineering  Report  -  Discoverer 

62-44 

11 

IHIinilMNMtMUiJUiMHimtMHMJIIIIIII/IIMmillllllllllli 

37 

Final  Launch  Report  -  PMR 

61-73 

6 

32 

Flight  Termination  System  Report 

61-31 

3 
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ALPHABETICAL  INDEX 

DISCOVERER,  MIDAS,  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS  (Continued) 

LMSC -447900  (Ref.  C) 


Rpt. 
Scheo. 
Item  No. 

39 

17 

50 

74 

46 


Title 

Flight  Test  Directice  -  PMR 

Future  Development  Film  Reports 

Government-Furnished  Property 
Requirements  Schedule 

Hardware  Analysis  Report 

Launch  Pad  Damage  Report  -  Midas  AMR 


Responsible 
Organization  Page 

61-73  6 

61-62  7 

61-92  9 

61-92  5 

61-«M3  5 


;h  Pad  Damage  R*|wi 


10  Manpower  Planning  Report  -  Section  I  61-64 

11  Manpower  Planning  Report  -  Section  II  61-64 

7  Materiel  Report  -  Section  I,  Transporta¬ 

tion,  Communications,  and  Shortage  of 
Materiel  61-92 

31  Midas  Data  -  Readout  Plan  61-31 

67  Midas  GSE  Engineering  Analysis  Report  - 

/  MR 

68  Midas  GSE  Engineering  Analysis  Report  - 

PMR 

GHE,  U4  (VN)  -  Vol.  I 

C/O,  ff  -  Vol.  II  (6?-3yi?-3 3) 

l/c,  fri-sr- voi.  hi  Uq-j*) 

4A  Monthly  Financial  Management  Report  25-16 

4B  Monthly  Financial  Management  Report  - 

T echnical  Manuals  25-16 

NOTE:  *  Denotes  coordinating,  suDDorting  or  correlating  responsibility. 

*♦  "Orbital  Directive"  will  replace  STD  after  D-1109  and  be  the 
responsibility  of  61-32. 
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ALPHABETICAL  INDEX 

DISCOVERER,  MIDAS,  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS  (Continued) 
LMSC-447900  (Ref.  C) 


Rpt. 

Sched. 

Item  No.  Title 

12  Monthly  Manpower  Status  Report 

6  Monthly  Materiel  Report  -  Section  I, 
Transportation,  Communications  and 
Shortages 

7  Monthly  Materiel  Report  -  Section  II, 
Propellants,  Fuels  and  Gases 


2A  Monthly  Program  Progress  Report 

41  Pad  Safety  Report  -  PMR 


Responsible 

Organization 

25-16 

61-92 

61-92 

61-62* 

— - - 

61-73 


72 


36 

54 

47 

2A-P 

1 

2A 

26 


Personnel  Subsystem  Progress  Report 
(Initially  S/S  "K"  Engineering  Analysis 
Report)  61-93 

Preliminary  Countdown  Manual  61-31 

Preliminary  Spares  List  61-92 

Preliminary  System  Test  Report  (10-day)  62-42 

Production  Analysis  Report  61-65 

Program  Planning  Report  25-16 

Program  Progress  Report.  -  Section  I  61-62* 

Program  Requirements  Document  61-31 


73  Qualitative  Personnel  Requirements 

Information  (QPRI) 


61-93 


Page 

1 

9 

9 

7 

6 

9 

5 
9 

6 

8 
1 

7,8,  12 
3 

9 


NOTE:  *  Denotes  coordinating,  supporting  or  correlating  responsibility. 
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ALPHABETICAL  INDEX 

DISCOVERER,  MIDAS,  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS  (Cor.Hnuod) 

LMSC  -447900  (Ref.  C) 

Rpt. 


Sched. 
Item  No. 

Title 

Responsible 

Organization 

Page 

5 

Quarterly  Financial  Status  Report 

25-16 

1 

2B 

Quarterly  Program  Progress  Report 

61-62* 

7,8,12 

15 

Quarterly  Progress  Film  Reports 

61-62* 

7 

35 

Range  Safety  Report 

61-31 

4 

13 

Red  Flag  Report 

61-60 

b 

60-01 

1 

24 

Reliability  Initial  Estimate  and  Analysis 

61-22* 

2,  12, 16,  17 

25 

Reliability  Preflight  Estimate 

61-22* 

2,  12,  16,  17 

21 

Report  of  Pictorial  Coverage,  Still 
and/or  Motion  Picture  Photography 

61-62 

7 

69 

Samos  GSE  Engineering  Analysis  Report  62-50 

GHE ,Jk**Sh  (VN)  -  Vol.  I  (69-h i) 

C/0,-6a  -  Vol. 

L/C,  -  Vol.  Ill 

11 

61 

Samos  Subsystem  E  (Readout) 

Engineering  Analysis  Report 

67-32 

17 

62 

Samos  Subsystem  E  (Recovery) 

Engr.  Analysis  Rpt. 

67-32 

17 

2AS 

Security  Report 

27-05 

1 

14 

Semi-Annual  Flight  Test  Program 
Progress  Film  Report 

61-62 

7 

NOTE:  *  Denotes  coordinating,  supporting  or  correlating  responsibility. 
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DISCOVERER,  MIDAS.  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS  (Continued) 

LMSC-447900  (Ref.  C) 


Rpt. 
Sched. 
Item  No. 

Title 

Responsible 

Organization 

Pa8e 

8 

Semi-Annual  Materiel  Report  -  Section  II, 
Propellants,  Fuels  and  Gases 

61-92 

9 

53 

Spares  Critical  Shortage  Report 

61-92 

9 

19 

Special  Satellite  System  Payload  Film 
Report 

61-62 

7 

20 

Still  Photography  Report 

61-62 

7 

57 

Subsystem  "A"  Engineering  Analysis 
Report 

62-21* 

10,  12 
13,  15,  17 

58 

Subsystem  "B"  Engineering  Analysis 
Report 

62-22* 

12,  13 
10,  15,  17 

59 

Subsystem  "C"  Engineering  Analysis 
Report 

62-23* 

12,  13 
10,  15,  17 

60 

Subsystem  "D"  Engineering  Analysis 
Report 

62-26* 

12,  13, 
10,  15,  17 

63 

Subsystem  "F"  Engineering  Analysis 

Re  ort 

67-33 

17 

55 

Subsystem  "G1  Engineering  Analysis 
Report 

62-72 

16 

65 

Subsystem  "L1  Engineering  Analysis 
Report 

62-61 

12 

16 

Summary  Film  Report 

61-62 

7 

55 

System  Engineering  Analysis  Report  - 
Midas 

62-41 

b 

66-20 

11, 6,  16 

NOTE.  *  Denotes  coordinating,  supporting  or  correlating  responsibility. 
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ALPHABETICAL  INDEX 

DISCOVERER,  MIDAS,  SAMOS,  AND  COMMUNICATIONS  AND  CONTROL 
CONTRACTUAL  REPORTS  REQUIREMENTS  (Continued) 

LMSC -447900  (Ref.  C) 

Rpt. 

Sched. 

Item  No.  Title 

56  System  Engineering  Analysis 

Report  -  Samos 


27 

Systems  Operation  Plan  -  Discoverer 

61-31 

3 

28 

Systems  Operation  Plan  -  Midas 

61-31 

3 

29 

Systems  Operation  Flan  -  Samos 

61-31 

3 

48 

Systems  Test  Evaluation  and  Flight 
Performance  Analysis  Report  (35-day) 

62-42 

6 

49 

Systems  Test  Evaluation  Summary 

Report 

62-42 

6 

34 

4 

53 

Test  Ground  Support  Equipment  List  - 

Figure  "A"  Format 

61-92 

9 

51 

Test  GSE  Shipping  Schedule 

61-92 

9 

23 

Trouble  and  Failure  Report 

61-26 

2 

86A 

Ground  Station  C&C  Equipment  Status 

62-11 

9,  18 

86B 

Airborne  CltC  Equipment  Status 

62-12 

9,  18 

NOTE:  *  Denotes  coordinating,  supporting  or  correlating  responsibility. 

**■  “Orbital  Directive11-  will  roplaee-STD  after  D — 1109  and  be  the 

ritTT|r-rnribi1i ty  n*  Or.  ital  Test  Directives  will  replace  STD's 

after  D-1112,  H-1205  and  S-2202  and  the  responsibility  of  the  AF  Test  Wing,  3TC, 
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ALPHABETICAL  INDEX 

ADVENT /AGENA  B  CONTRACTUAL  REPORTS  REQUIREMENTS 

LMSC -448085  (Ref.  E) 


Rpt. 
Sched. 
Item  No. 

9 

87 

22 

33F 

83 

3 

38 

81 

4A 

5 

32F 

76A 

77 

46 

40A 


Responsible 

Title  Organization  Page 


Air  Force  Base  Support  Requirements 

61-91 

8 

Annual  Film  Progress  Report 

61-62 

7 

Bibliography  Report 

61-62 

7 

Detailed  Test  Objectives  Data 

61-«3I 

4 

Dynamic  Analysis 

66-50 

14 

Facilities  Master  Plan 

61-91 

8 

Final  Countdown  Data  -  AMR 

61  -HU 

5 

Final  Program  Technical  Report 

tJr=fr  6,5^0 

14 

Financial  Management  Report  -  Monthly 

25-16 

1 

Financial  Stilus  Report  -  Quarterly 

25-16 

1 

Flight  Termination  System  Data 

61-^1 

4 

AGE  Engineering  Analysis  Report 

62-50 

11 

GHE,  M9 mb  (VN)  -  Vol.  '  I  (6^-41) 

C/O,  (&sMftu^99  -  Vol.  IlC^°»  - 3 4/ U 9  - 

5) 

L/C,  MSS -Vol.  III(M-i') 

y 

Guidance  Error  Analysis 

53-14 

14, 

1 

fit 

62-26 

Launch  Pad  Damage  Data 

ktsmQ, \-s 

l) 

5 

Launch  Test  Directive  Data 

61-54 

5 

6  Material  Report  -  Section  I,  Transporta¬ 

tion,  Communications  and  Shortage  of 

Material  61-92  9 
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ADVENT/AGENA  B  CONTRACTUAL  REPORTS  REQUIREMENTS  (Continued) 

LMSC -448085  (Ref.  E) 


Rpt. 
Sched. 
Item  No. 


Title 


Responsible 
Organization  Page 


7  Monthly  Materiel  Report  -  Section  II, 


Propellants,  Fuels  and  Gases 

61-92 

9 

1  2 

Monthly  Manpower  Status  Report 

25-16 

1 

84 

Power  Supply  Load  Analysis 

66-50 

14 

36F 

Preliminary  Countdown  Data 

*1  11  frl-SI 

5 

82 

Preliminary  Design  Report 

66-50 

14 

44A 

Preliminary  Launch  Report 

6l-»fT'^ 

5 

80 

Program  Plan 

65-10 

14 

7A 

Program  Progress  Report 

61-62 

7.  14 

26H 

Program  Requirements  Data 

61-^  3/ 

3 

351 

Range  Safety  Report 

6i-arsi 

4 

1  3 

Red  Flag  Report 

60-01 

i> 

61-60 

1 

24E 

Reliability  Initial  Estimate  and  Analysis 

61-22 

k 

65-11 

2 

25E 

Reliability  Preflight  Estimate 

61-22 

k 

65-11 

2 

21 

Report  of  Pictorial  Coverage 

61-62 

7 

7 

Semi-Annual  Materiel  Report  -  Section  II, 
Propellants,  Fuels  and  Gases 

61-92 

9 

54 

Spares  List 

61-92 

9 
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Rpt. 

Sched. 
Item  No. 

Title 

Responsible 

Organization 

Page 

20 

Still  Photography  Report 

61-62 

7 

30A 

Systems  Operation  Plan 

61-31 

3 

48 

System  Test  Evaluation  and  Flignt 
Performance  Analysis  Data 
(35  Day  Report) 

61-44) 

6 

78 

Trajectory  Calculations 

53-14 

14 

23A 

Trouble  and  Failure  Report 

61-23 

2 

79 

Vehicle  Acceptance  Test  Report 

61-24 

2 

19A 

Vehicle  Film  Reports 

61-62 

7 

85 

Weight  Status  Report 

66-50 

14 
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LMSC -448082  (Ref.  D) 

Rpt. 

Sched. 
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9 

22 

70B 

33G 
3 
37 
4A 

5 

43F 
32 
50 

87 


10 

Manpower  Planning  Report, 

Section  I 

61-64 

8 

11 

Manpower  Planning  Report, 

Section  II 

61-64 

8 

6 

Materiel  Report,  Section  I-  Transporta¬ 
tion,  Communications,  and  Shortage  of 
Materiel 

61-92 

9 
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Organization 

Page 

7 

Monthly  Materiel  Report,  Section  II  - 
Propellants,  Fuels,  and  Gases 

61-92 

9 

12 

Monthly  Manpower  Status  Reports 

25-16 

1 

41 

Pad  Safety  Report 

61-73 

6 

36G 

Preliminary  Countdown  Manual 

61  -9tZ) 

5 

54 

Preliminary  Snart8  List 

61-92 

9 

1 

Program  Planning  Report  (Cost  Study) 

25-16 

1 

2A 

Program  Progress  Report 

61-62 

7,15 

2A-F 

Facilities  Progress  Input 

61-91 

8 

2A-P 

Production  Analysis  Input 

61-65 

8 

2A-R 

Reliability  Program  Status  Input 

65-20 

1  5 

2A-S 

Security  Report  Input 

11 -IQ 

261 

Program  Requirements  Data 

61-31 

35 

Range  Cafety  and  Missile  Performance 
Data 

61-31 

■\ 

1 

Red  Flag  Report 

60-01 

«c 

60-10 

i 

24F 

Reliability  Initial  Estimate  and  Analysis 

65-20 

2 

25F 

Reliability  Preflight  Estimate 

65-20 

2 

21 

Report  of  Pictorial  Coverage  - 
Still  and/or  Motion  Picture 

61-62 

7 
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76S 

Samos  Program  II  AGE  Engineering 
Analysis  Report 

69  '0 1  11 

Ground  Handling  and  Service 
Equipment  -  Vol.  I 

-  6^  -9/ 

Checkout  Equipment  -  Vol.  II 

69  -  3h 
£ 

6*9  -  5  : 

Launch  Control  Systems 
Equipment  -  Vol.  Ill 

tl-Sf 

88 

Samos  Program  II  Plan 

65-20 

15 

8 

Semi-Annual  Materiel  Report,  Section  II  - 
Propellants,  Fuels  and  Gases 

51-92 

9 

53 

Spares  Critical  Shortage  Report 

61-92 

9 

20 

Still  Photography  Report 

61-62 

7 

57S 

Subsystem  A  Engineering  Analysis 

Report 

66-60 

15,  10 

58S 

Subsystem  B  Engineering  Analysis 

Report 

66-60 

15,  10 

59S 

Subsystem  C  Engineering  Analysis 

Report 

66-60 

15,  10 

60S 

Subsystem  D  Engineering  Analysis 

Report 

66-60 

15,  10 

2911 

Systems  Operation  Plan 

Cl- 5/  3 

48 

System  Test  Evaluation  and  Flight 
Performance  Analysis  Data 

62-42 

k 

61-44 

6 

87 

Technical  Data  Book  Information 

65-20 

15 
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Sched. 
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Responsible 

Organisation 

Page 

51 

Teat  Aerospace  Ground  Equipment 
(AGE)  Shipping  Schedule 

61-92 

9 

52 

Test  Aerospace  Ground  Equipment 
List  (Figure  "A"  Format) 

61-92 

o 

23 

Trouble  and  Failure  Report 

6 1  -  26 

2 
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Rpt. 
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9 

N24 

22 

N31 

48 

71 

33N 

3 

23N 

21 

38 
37 
44 
43 

5 

32 

40 

39 


Responsible 

Title  Orpanization 

..  —  -  •»  - — 

Air  Force  Base  Support  Requirements  61-91 

Annual  Progress  Film  Reports  61-62 

Bibliography  Report  61-62 

Biweekly  Milestone  Report  61-65 

Combined  Systems  Test  Evaluation  and  61-44 

Flight  Performance  Analysis  Report 

Data  Control  Engineering  Analysis  62-83 

Report 


/  vVS  5^774455 

♦Detailed^Aj!LpEa^ee^i%iMi< 

Facility  Master  Plan 

Failure  and  Consumption  Report 
(Trouble  &  Failure) 

Film  Footage  Input  Report 

Final  Countdown  Manual  -  AMR 

Final  Countdown  Manual  -  PMR 


tIHI 

61-91 

61-20 

61-62 
6i  -m£  s- 

61-73 


Final  Launch  Report  -  AMR  61  -  i;3| 

Final  Launch  Report  -  PMR  61-73 

Financial  Status  Report  and  Manpower  25-16 

Status  Report  -  Quarterly 

Flight  Termination  System  Report  61 -£i  3/ 

Flight  Test  Directive  -  AMR  61-54 

Flight  Test  Directive  -  PMR  61-73 


8 

7 

7 

13 


6 


18 

4 

8 

2 


7 

5 

6 

5 

6 

1 


3 

5 

6 


B-IV-1 

Note  *  called  "Systems  Test  Objectives"  starting  with  vehicles  D-1115, 
M-1205,  and  S-2202. 
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Rpt. 
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Item  No,  Title  Organization  Page 

12  Funding  Status  Information  Report  and  25-16  1 

Manpower  Status  Report  -  Monthly 

76N  GSE  -  Engineering  Analysis  Report  62-50  11 

46  Launch  Pad  Damage  Report  -  AMR  6 1  — 5 

45  Launch  Pad  Damage  Report  -  PMR  61 -IS  13  6 


2A  Monthly  Program  Progress  Report 


61-62  7 


10  Manpower  Planning  Report  -  Section  I  61-64  8 

11  Manpower  Planning  Report  -  Section  II  61-64  8 


6  Materiel  Report  -  Section  I  -  Transporta-  61-92  9 

ticn,  Communications,  and  Shortage  of 
Materiel 


7 

Materiel  Report  -  Section  II  -  Propellants, 
Fuels  and  Gases 

61-92 

9 

42 

Pad  Safety  Report  -  AMR 

6l-#*£~i 

5 

41 

Pad  Safety  Report  -  PMR 

61-73 

6 

36 

Preliminary  Countdown  Manual 

61  -4*  3\ 

5 

54 

Preliminary  Spares  List 

61-92 

9 

4? 

Preliminary  System  Test  Report 
(Quick  Look) 

61  -tfc  H 

6 

26 

Program  Requirements  Document 

61-49  2\ 

3 

35N 

Range  Safety  Report 

61-4*  31 

4 
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Sched. 
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Item  No. 

Title  Or 

ganization 

Page 

13 

Red  Flag  Report 

61  -(XT  loQ'Ql 

1 

24N 

Reliability  Initial  Estimate  and  Analysis 

62-91 

8c 

61-20 

2 

25N 

Reliability  Preflight  Estimate 

62-91 

k 

61-20 

2 

2AS 

Security  Report 

27-05 

1 

8 

Semi-Annual  Materiel  Report  -  Section  II  - 
Propellants,  Fuels  and  Gases 

61-92 

9 

53 

Spares  Critical  Shortage  Report 

61-92 

9 

19N 

Special  Film  Reports 

61-62 

7 

20 

Still  Photography 

61-62 

7 

57 

Subsystem  A  Engineering  Analysis  Report 

62-21 

b 

66-10 

10 

58 

Subsystem  B  Engineering  Analysis  Report 

66-10 

8c 

62-22 

10 

59 

Subsystem  C  Engineering  Analysis  Report 

66-10 

8c 

62-23 

10 

60 

Subsystem  D  Engineering  Analysis  Report 

66-10 

8c 

62-26 

10 

B-IV-3 
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Rpt. 

Sched. 

LMSC -448 181  (Ref.  B) 
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Item  No. 
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Organization 

Page 

72 

Subsyatem  K  Engineering  Progress  Report  61-93 

(Now  "Personnel  Subsystem  Progress 

Report") 

30N 

Systems  Operation  Plan 

61-31 

3 

34N 

Operations  Requirement  Document 

61-32 

4 

52 

Test  Ground  Support  Equipment, 

Figure  "A"  Format 

61-92 

9 

B-IV-4 


I*  All  NASA  submittals  to  ba  separate  I y. (3)  "s*  •  organisations  haring  Tachnie&X  coordination  and  support 
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LMSC- 445607- 6 
1  July  1961 


APPENDIX  1 
TO 

SPACE  SYSTEMS  REVISED  REPORTS  SCHEDULE 
Enclosure  (a)  to  C.  V.  Hazeltine  (61-65)  IDC  dated  1  July  1961 


SUBJECT:  GLOSSARY 


1.  Explanation  of  Report  Schedule 


Col. 

No. 

Heading 

a. 

1 

"No.  " 

b. 

2 

"Report" 

c. 

3 

"Prog .  " 

d. 

4 

"Freq.  " 

e. 

5 

"InDut  Lead  Time 

f . 

6 

Calendar 

S- 

7 

"Remarks" 

Explanation 

Report  reference  number  for  this  schedule. 

Description  of  report. 

Satellite  Programs  Requiring  Report. 

Frequency  requirement  for  submittals. 

Publication  lead  time  in  calendar  days 
required  to  meet  submittal  dates. 

Month  and  date  report  is  due  for  submittal. 
(Out- of- plant  mailing  to  AF) 

Supplemental  or  explanatory  notes. 


Reports  Legend: 

A 

Advent /Agena  B 

B/W 

Biweekly 

D 

Discoverer 

MO 

Monthly 

M 

MIDAS 

QR 

Quarterly 

S 

-d&samm  Prey  /&  / 

SAN 

Semi-annually 

S-II 

AN 

Annually 

C 

Communications  b 

AR 

As  required 

N 

WKLY 

Control 

NASA 

Weekly 

1-R 

1-0 

Once  plus  revision 
Once  only 

D-l 


I 

1 


LMSC-445607-o 
1  July  1961 


APPENDIX  1  (Continued) 


•  Reports  Legend:  (Continued) 

ACCEPT 

AF  Acceptance  of 
Test  Vehicle 

AFMTC 

AF  Missile  Test 
Center  (Florida) 

AFOC 

After  finali.  ation 
of  contract 

AGE 

Aerospace  Ground 
Equipment 
(Samos  II  GSE) 

AL 

After  each  launch 

AMR 

Atlantic  Missile 
Range 

AREC 

After  Recovery 

BFL 

Before  initial  launch 
each  phase 

BL 

Before  each  launch 

C/D 

Countdown 

EAR 

Engineering  Analysis 
Report 

EORP 

End  of  reporting 
period 

EOM 

End  of  month 

EOQ 

End  of  quarter 

EOSA 

End  of  Semi-annual 
period 

EOY 

End  of  year 

FT  WG 

Flight  Test  Working 
Party  (at  Missile  Range) 

LWD 

Last  working  day 

PMR 

Pacific  Missile  Range 

REC 

Recovery 

R/O 

Read  Out 

REVS 

Revisions 

SSD 

System  Space  Division 
(TDC) 

TDC 

Technical  Data  Center 

VAFB 

Vandenberg  Air  Force 
Base 

-  Period  during  which  re¬ 
quirements  have  been 
satisfied;  status  as  of 
6-1-61. 


D-2 
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Enclosure  ( i 

LMSC/ A099125 

Dept  61  63 

GENERAL 

REVISION  CHANGES  TO  S0S0  REPORTS  SCHEDULE  (1003) 

REVISION  NO,  6  (Enel,  tc  LMSDM5607-6) 


a0  Mace  the  following  changes  to  the 

Report  Schedule  1003 »  Revision  Noc  6c.  dated 

1 

July  1901a 

PAGE 

M3„ 

REPORT  ITEM  N0o 

COL- 

CHANGE 

A  1 

PART  ''A'' 

Ref;  (C) 

Chgo  “Ccmmunj.cationv!  &  Control"  to 

A- 3 

,  Perfto  8,  Line  3 

"Space  Control "c 

Chgo  ’'HKD"  to  HS3D'’o 

BI4 

PART  "B1S 

33 

Title 

Chgo  to  "Datailed/Sye  terns  Teat. 

37 

Rpto  !fc>o 

Objectives 

Change  to  "U3 " 

38,,  U2S  &  LO 

All 

Delete 

B-I» 

HI-2 

U6 

Orgc 

Chgo  "61  52"  to  '•61-73 "0 

j*5 

67 

Orgo 

Delete 

Chgo  'so  ,169-01"o 

68 

Org< 

Chgo  to  "6?'  Ol "0 

B  1-3 

U2 

Title 

Chgo  "62  56  to  "69-Ul" 

Chgo  "62-51/62-55  to  "69-3ii/ 69-33 " 
Chgo  "62  -59"  to  •69-31" 

Delete 

3  I-U 

69 

Title 

Chgo  "62  56"  to  '69-ia'«0 

B  1-6 

30  -  (Not  applicable) 

Chgo  "62-51/62-55°  to  "69-31/69  33" 
Chgo  "62  -59"  to  "69-31  "0 

Delete 

3a 

Title 

Chgo  to  Sy3 teni.3/ Orbital.  Test 

Note  ** 

Orgn 

Directive  ** 

Chgo  to  "Test  Wi-ig,  USAF"-. 

Chgo  to  "Orbital  Test  Directives 

will  replajc  STD ‘a  after  D-1112P 
1M2Q5  and  S  2202  and  be  the  respor, 
sifcility  of  the  \F  Test  Wing  .  STC"0 


1-1 


Enclosu;  'J.)  to  • 
LMSC/A09?*.25 
Dept"  6l  6.3 

REVISION  CHANGES  TO  S*S.  REPORTS  SCHEDULE  (1003)  (CONTD*) 


GENERAL 


REVISION  NO*  6  OEnolo  to  LHSD/l*l*5607-6) 


Hake  the  following  changes  to  the  Report  Sohedule  1003*  Revision  No0  6,  dated 
1  July  196l0 


PAGE 


NO* 

REPORT  -  ITEM  N0o 

00L. 

CHANGE 

B-II-l 

33F 

Or  go 

Chgo  "61-1*1"  to  "61-3H' 

38 

Orgo 

Chgo  "61-51* "  to  "61-52"  o 

81 

Or  go 

Chgo  "61-1*1"  to  "65-10 "c 

32F 

Orgo 

Chgo  "61-1*1"  to  "6l-31"o 

76a 

Title 

Chgo  "62-56  to  "69-1*1  "o 

Chgo  "62-51/62-55"  to  "69-3-/69-33 
Chgo  "62-59"  to  "69-31" 

1*6 

Orgo 

Chgo  "61-51*"  to  "6l-52"o 

B~II~2 

36? 

Orgo 

Chgo  "61-1*1"  to  "61—31 "© 

1*1*A 

Orgo 

Chgo  "61-51*  to  "61-5 2" o 

26H 

Orgo 

Chgo  "61-1*1"  to  "6l-31"o 

351 

Orgo 

Chgo  "61-1*1"  to  "6l-31"0 

^ n?) 

W 

Orgo 

Interchange  "61-1*1*"  &  "61-1*2  "o 

B-III-l 

330 

Title 

Chgo  to  "Detailed/ Systems  Test 
Objectives  Data" 

Orgo 

Chgo  "61-1*1"  to  "61-31 11  o 

1*3F 

Orgo 

Chgo  "61-73"  to  "61-70 "0 

32 

Orgo 

Chgo  "61-1*1"  to  "6l~31"o 

87 

Orgo 

Delete  "6l..52"o 

B>III  »2 

J60 

Orgo 

Ct«„  "61-1*1“  to  "61-31  "o 

B-III-3 

76s 

Orgo 

Chgo  "62-50"  to  "69“01"o 

Chgo  "62-56"  to  "69-1*1  "o 

Chgo  "62-51/6 2-55"  to  "69-31*/69  33 
Chgo  "62-59"  tc  "69-31  "o 

2911 

Orgo 

Chgo  "6l-**i'  to  "61-31  "o 

&n~i 

33N 

Title 

Chgo  to  "Detailed/ Systems  Test 
Objectives"** 

38 

Orgo 

Chgo  "61-1*1"  to  "61-31" „ 

Orgo 

Cl«o  "61-51*"  to  "61-52"* 

1*1* 

Orgo 

Chgo  "6i~51*"  to  "61-52" * 

32 

Orgo 

Chgo  "6l4*l"  to  61-31  "o 

Note  * 

Add  No0  33N  -  called  "Systems  Test 
Objectives"  starting  with  vehicles 
D-1115 s  M-1205s  and  S-2202c" 

B-*IV=  2 

1*6  ‘ 

Orgo 

Chgo  "61-51*"  to  "61-52", 

1*5 

Orgo 

Chgo  "6l«71"  to  "61-73  "c 

50 

All 

Delete 

1*2 

Orgo 

Chgo  "61-51*"  to  «6i~52"c 

36 

Orgo 

Chgo  "6l*  Ll"  to  "6l~31"o 

Enclosure  (1)  to 
LMSC/A099125 
Depto  61-63 


OENERAL 

REVISION  CHANGES  TO  S©So  REPORTS  SCHEDULE  (1003)  (CONTD,) 
REVISION  NOo  6  (feel©  to  LKSDM5607-6) 


a,  Make  the  following  changes  to  the  Report 

Schedule  1003,  Revision  No«  6,  dated 

1  July 

l?6ls 

PAGE 

NOo 

REPORT  -  ITEM  N0o 

OOL, 

CHANGE 

B-IV-2 

1*7 

Or  go 

Chgo  "6l-i*i*"  to  "61-1*2  % 

26 

Orgo 

Chgo  "61-1*1"  to  "6l-31"o 

35N 

Or  go 

Chgo  "61-1*1"  to  "61-31  "o 

B-IV-3 

13 

Orgo 

Chgo  "61-60  &  61-01"  to  "60-01  & 
60-10"o 

PART  "C" 

1 

12 

5 

Add  "1*"0 

6 

Add  for  Months  froa  left  to  rightf 

1961  -  A  "7",  M  "8",  J  "8%  J  "7rt, 


A  "8",  S  "8",  0  "9",  N  "8", 
D  "8", 


1962  -  J  "8",  F  "8",  M  "8",  A  "9", 

M  "8",  J  "3",  J  "9",  A  "8% 
S  "7",  0  "8",  N  "8",  D  "7"o 

1*A 

Add  "(7)" 

Following  Noc  78 

2 

Chgo  "60-01  SoSo  Manager”  to 
"General  Manager,  S»So"o 

7 

Chgo  "61-60"  to  "60-10" o  Add  "Ry 
priority  TtfX"© 

SP  "61-10  Planning  and/ 

Or  ooOooooo  ** 

2 

Chgo  to  "61-10  Advanced  Planning 
and/or . „  " 

Notes 

Add  "(7)Advent  Rpt0  No0  1*  due 

EOM  ♦  20"o 

3 

26 

2 

Add  "(PRD"  Following  "Docueent" 

Add  "ad  ■  Launch  Prog0  Doc0 

"boO  *■.  Orbit  Progo  Doc0 

29 

7 

Add  "Progo  I"  before  "Due "0 

1* 

33-Detailed  Test  Obj0 

2 

Chgo  to  "Detailed/ Sys teas  Test 

Objectives"© 

7 

Add  "Will  be  titled  "Systems  Test 
Objectives  starting  with  vehicles 
indicated  below" 0 

33 -Disc, 

7 

Add  "D-lll5"o 

33-MIDAS 

7 

Add  "M-1205"o 

33-Pro Jo  101 

7 

Add  "S-2202", 

31*  Systems  Test  Directive 

2 

Chgo  to  "Systems/Orbital  Test 
Directlven0 

Enclosure  (1)  to 
LMSC/AIW125  ‘ 
Depto  61*63 


GENERAL 

REVISION  CHANGES  TO  S.S.  REPORTS  SCHEDULE  (1003)  (OONTD) 

REVISION  N0e  6  (Enolo  to  IJISB/UU5607-6) 

Mato  tho  following  changes  to  tho  Report  Sohoduls  1003#  Rs  via  Ion  No0  6S  dated 
1  July  1961. 


PAGE 

HOo  REPORT  *  ITEM  NO,  00Lo 

L  3U-Systems  Test  Dir  ec tire  2 


5 

7 


7 

7 


3UD  (Dleco) 

7 

H  (MIDAS) 

7 

S  (ProJ  101) 

7 

35 

2 

5  61*52  Teat  Ehgr0  Noa0 

30,  UO,  1*2P  UU,  &  U6  3 

UOA  5 

7 

UOA  &  U2  All 

Notes : 


6  3f  7 

Note  (7) 

7  15  3 

21  2 

2B  3 


CHANGE 

Delete  "P~(E*l/F~l;  G-(E-2) 

H«(P-2) j  I-(E-5)" 

Add  ~  "F~  Project  101" 

"H~  Project  102"o 
Chgo  "21"  to  "lU"o 
Add  "Will  be  Orbital  Test  Directive 
starting  vdth  vehicles  indicated 
below"0 

Delete  "Due  SSD  30  days  BL% 

Add  "buowittal  by  AP  Test  *  « 
Add  "D-1U2"0 
Add  "H-1205". 

Add  "S-:202"o 

Delete  "D-E~l/Y~l;  E-»(E«2)S  F«F-2; 

0*(E»5)" 

Add  "D~  Pro  Jo  101;  E-  Pro  Jo  102; 

P«  Snapshot" 

Delete  -"H  «  Samos  II" 

"H  -  Prograa  201" 


Delete  "M"0 
Chgo  "21"  to  "1L" 

Add  "(8)"0 

List  below  No,,  UUA  under  new  heading 
"6l~5U  Support  Engineering "o 
Add  "(8)  Depto  61-5U  submits  an  input 
to  ACORP-AMRQj  ACORP  AMRO  produces 
the  combined  report  for  the  Advent 
Prograa"0 

Chgo  "AL"  to  "BL"o 

Chgo  "55"  to  «U8"0 

Delete  "/S" 

Chgo  report  Title  to  "Film  Footage 
Irqput  Report  "0 
Delete  "/M"  Sc  "S-II"o 


/ 


Enclosure  (1)  to 
LMSC/A099125 
Depto  61-63 


GENERAL 

REVISION  CHANOES  TO  S0S0  REPORTS  SCHEDULE  (1003)  (CONTD) 
REVISION  NOo  6  (Enclo  to  LMSDM5607-6) 


*o  Hake  the  following  changes  to  the  Report  Schedule  1003p  Revision  No0  6,  dated 


1  July  196lo 

PAGE 

NOo 

REPORT  -  ITEM  N0„ 

COLo 

CHANGE 

8 

10  A  11 

6 

Delete  "26"  In  October  1962a 

2A”P 

3 

Delete  "/C"o 

9 

"61-92"  S0S0  Logietica 

2 

Change  to  "61-95"  Logistics 

8 

6 

Hove  "10"  from  June  1961  to 

July  196lo 

50 

A.\l 

Deleteo  (No  longer  requlred)0 

51 

2 

Chgo  to  So  Teat  QSE/AGE  Shipping 

Schedules  "0 

7 

Add  "(3)"o 

52 

2 

Chgo  to  "Test  OSE/AQE  List*  Figure 
"A"  Format "0 

7 

Add  "(3)"o 

Notea 

- 

Add  "(3)  AQE-Aerospaoe  Ground 
Equipment  (for  S-II  &  P2)0 

10 

57  -  Progo  II 

6 

Delete  «  "S-Il/12"  from  0cto  1961; 

"S-II/20"  from  April  19*2; 
"S-II/22"  from  0cto  1962 

Add  -  "S-II/9"  to  Novo  1961; 

58  -  Progo  201 

"S-IJ/20"  to  Nov,  1962; 
"S-II/21"  to  May  196  2o 

6 

Sane  aa  for  #57  above* 

59  -  Prog  201 

6 

Same  as  for  #57  above0 

60  -  Progo  201 

6 

Same  aa  for  #57  aboveo 

60 

7 

Deleteo  Replaoe  with  "Separate 
reports  (covers)  for  each  Programc" 

11 

Under  date 

66  thru  76S 

2 

Chgo  "62-  50  Ground  Support  Equipment 
to  "69-01  Aero apace  Ground  Equipment 

2 

Chgo  "62-56"  to  M69-U9% 

2 

Chgo  "62-51"  to  "69-3L"  and  "62-55" 
to  "69-33 "o 

2 

Chgo  "62-59"  to  "69-31 "0 

76s  Advent 

6 

Delete  "R/20"  for  Febo  A  Aug,  1962 

7 

After  "I/C"  add  "A  C/0"o 

'll.* 

I  S' 


Enclosure  'l)  to 
U6C/A099125  ’ 
Depto  61-63 

QEMKRAL 

&  7ISI0M  CHANGES  TO  SoSo  REPORTS  SCEmULE  (1003)  (CONTD) 

REVISION  NOo  6  (EdoIo  to  LKSD/UU5607-6) 


•3  Kiln  the  following  changes  to  the  Report  Schedule  1003,  Re  via  ion  Uo«  6,  dated 
1  July  1961, 


PAGE 


NO. 

REPORT  -  ITEM  NO. 

COLo 

CHANGE 

PART  C  (Contd) 

11 

56 

2 

Delete  -  "A~E1/Fl(2101) 8  B-E5(2201) 
"C«E-2(2120)S  D-F2(2301) 

Add  -  "A-Projo  101A  (2120?  2121); 
B-Projo  101B  (2201) 

C-ProJ  „  102  -  Digital/Analog 
(2312/2315,2318)o 

13 

2A  ft  2B 

2 

To  "Program  Progress  Report"  add 
"input "0 

15 

Under  date 

2 

Cbgo  "60-01  Special  Programs"  to 
"60-01  Space  Systems  Programs "0 

Under  "REPORT" 

2 

Delate  "65-20  Samos  Program  II  (E"6)n 
Add  "65-20  Program  201"c 

89 

2 

Delete  "S«fl"0 

Under  #87 

56s  57P  58„  59,  &  60 

2 

6 

Delete  "66-60  Samoa- I i  Project 
Engineer "0 

Add  -■  "65”22  Program  201  Engineering" 
Move  "20"  from  June  and  December  1962 
to  May  and  November  1962o 

16 

Add  new  MIDAS  Report  at 
bottom  of  page  under  head¬ 
ing  "62**70  MIDAS  Program 
Manager"  as  Follows! 

2 

3 

U 

5 

7 

Add  "Wkly„  Launch  Status  Report "r 

Add  'M"0 

Add  "Wkly"0 

Add  "Wkly,!o 

Add  "As  of  0800  Mondays;  Due  SSD 

1200  Tuesdays "c 

17 

Under  date 

2 

Chgo  "60‘*01  Military  System?"  to 
’SO-Ol  Space  Systems'^ 

Delete  "67-01  Samos  System?"; 

Add  "67  01  Special  Program*'^ 

GENERAL 


REVISION  CHANCES  TO  SoSo  REP0RT3  SCHEDULE  (1003)  (vONTD) 
REVISION  h0o  6  (Enclo  to  IffiD/Ut 5607  -6) 


Hake  ihe  following  changes  to  the  Report  Schedule  1003 p  Revision  No ,  69  dated 
1  July  1961 . 


CHANGE 


PART  C  (Oc-ntd) 


Delete  "6' -30  Samos  Readout  Syatems 
Add  "67-30  Readout  Systems^ 


Under  "REIORT" 


Under  "67  *30  Readout 
Syst  j;aa" 


Chgc  "67-; *2  S/S  "E"  Development'  to 
"67-32  S/i  "E"  Payload  Development" 

Chgo  "67-33  S/S  "F"  Development'  t< 
«6?-33  3/s  "F"  Payload  Development" 

Delete  -»  '56a  -  £-11-1  (2101j  5;6B 
l  5  (2201);  56C  -  E~2 
(2120);  561)  -  F-2  (2301); 
56E  *  E-6  2L01)o" 

Add  «•  "56  .  Pit  Jo  103 A  (2120, 
2131);  56E  Projo  101B 
(2:;03);  56C  <»  Rroje  102  *• 
Digital, Analog  (23l5)> 

56.)  •-*  Progo  201  ( 21*01 ) r " 


Delete  "6'R>31  Samoa  Requiresnentji".- 
Add  "67 -3..  Readout  Systems  Requure 
manta "o 


Following  Rpto  Noo  63 


Chg,>  "62^)3  Chief  Engineer h  tc  >60  -Ou 
S0S0  Engineering  Directors 

Add  '20'  .rt  Septo  l?60p  March  1162 
and  Sept.,  ].962o 
Add  "/N  " 


Add  "61*  2)  proposes  to  satisfy  try 
issuing  T  jchnical  Directives  "r 


Delete 


ir c  'o_  ro  (3*  * 
LMSC/A097I25 
Dept  61  >63 


QENERAL 

REVISION  CHANQES  TO  ScS,  REPORTS  SCHEDULE  (1X3) 

REVISION  NO©  6  (Enclo  to  UBCM$607-6) 

s.c  \H%ke  the  following  change i  to  the  Report  Schedule  1X3  ?  Revision  No©  6  dated 
1  July  1961© 

I  AOS 

NO,  REPORT  >  ITEM  NOo 

PAitT  D 

2  ■>  Repcrta  Legsnd 
[-1  S 

S  -II 


COLo  CHANGE 

OLOSSARY 

Delete  "Siunoo" 

Add  "Program  10}  n 

Delete  "Sancwi  II" 
Add  n Program  201" 


1 


Er.closurs  *7  to 
LMSC/A099125 
Dept0  61-63 

PROJECT  102 

INTERIM  INSTRUCTIONS  FOR  CHANGES  TO  SATELLITE  STSTEHS 
REPORTS  SCHEDUI£  REVISION  NO.  6,  PART  "C“,  TO  PROVIDE  FOR 
CONTRACTUAL  REPORTING  REQUIREMENTS 
UNDER  PROJECT  102 

PART  I 

REQUIRED  REPORTS 

«o  Adu  WP2  (For  Project  102)  to  Colunn  3  of  the  Space  Systems  Reports  Schedule, 
Revision  No0  6,  Reference  (A),  for  required  Project  102  reports  as  follows i 

PAGE  NO , 

1 

n 
# 

ll 

5; 

6 

T 
6 
9 

:.o 

.1 
:.7 


(n  -  x) 


REPORT  NUMBERS 
12,  5,  liA,  1,  23,  SP 
23,  2h,  25 
26F  k  0,  29,  3 2D 
33E,  3SF 
36D  k  E 

k3,  37,  39,  Ul,  U5,  U8,  W 
15,  20,  21,  22,  2B,  90( new) 
10,  11,  2A-P,  3,  2B-1 
6,  7,  51,  52,  5U,  72 
57,  58,  59,  60 
76P2.;new),  56 
63,  56 


Enclosure  {2s 

LMSC/A099325  * 

Depto  61  *63 


/ 


PROJECT  102 


INTERIM  INSTRUCTIONS  FOR  CHANCES  TO  SATELLITE  SYSTEMS  REPORTS 
SCHEDULE  REVISION  NO.  6,  TO  PROVIDE  FOR  CONTRACTUAL 
REPORTING  REQUIREMENTS  UNDER  PROJECT  102 


PART  II 

PEN  It  INK  CHANGES 


u  Make  the  following  ohanges  or  additions  to  the  Reports  Schedule  (Ref„  (a) 
to  provide  for  Program  102  reports  requirements: 


FACE  COL. 

JKh  REPORT  ITEM  NO.  NO. 

PART  »C» 

15  ? 

Footnotes 

2  23  2 

21  2 

25  2 

3  26  2 

6 

? 

32  2 

7 

Footnotes 


u  33  2 

7 

35  ? 

5  ;6  p 


CHANGE 


Add  n(8)"0 

Add  "  (8)  Project  10?  report  due  at  AGO' 

Add  "23H  -  Project  I02’»r 
Add  TUG  -  Project,  102-67-20*'PR 
Add  n/5Q  -  Project.  132-6? -KTP" 

Add  "?6J  -  Project.  102  * . 

Add  f*r2/l3"  in  Aur.  »6l. 

Add  "P2/2T*  in  Oct.  6l„ 

Add  wJ*P2n . 

Add  "(8)''. 

After  tt32D"  add  \na 
Add  "pa^Project  102'* 

Add  "(8)  Project  D02  &  Snapshot  ^RD  ( Rpt 
No  26)  requireraei  ts  for  two  phases’ 
a.  Launch  ProfTax  Reqrats  Doc.  (Proj 
lp2  rpU  die  SSD  3  -15  6l), 
be  Orbit  Prog  ax  Reqmts.  Doc  (Proj 
102  report  due  SSD  10-31-61)  ^ 

Afoer  11 E"  add  "J" 

Add  nJ!*P2n. 

Add  "E  P?  (Proj  3 02)". 

After  ’'E-Reccvery*  aid  H  v2" „ 

Add  '' f  5  nos,  for  I  ?)  . 


Enclosure  (2)  ic 

uec/A09?i25 
Dept.  61-63 


PROJECT  102 


INTERIM  INSTRUCTIONS  FOR  CHANGES  TO  SATELLITE  SYSTEMS  REPORTS 
SCHEDULE  REVISION  NO.  6,  PARTS  C  k  D,  TO  PROVIDE  FOR  CONTRACTUAL 
REPORTING  REQUIREMENTS  UNDER  PROJECT  102 


PART  II  (Cont.) 


PEN  ft  INK  CHANGES 


a„  Make  the  following  changes  or  additions  to  the  Report  Schedule  (Ref.  (A) 
to  provide  for  Project  102  reports  requiremants: 


PAGE 

No. 


RiPORT  -  ITEM  NO. 


CHANOE 


PART  "C  ' 


Footnotes 


Following  "2B  add  new 
report  ''(Technical  Data 
Program  Proposal)' 


Footnotes 


Footnotes 


After  "D/S-H^l"  add  "/P2". 

Add  "Launch  Test  Directive  for  P2  &.  SN  « 
Add  "(8)"0 

Add  "(0)  Rpt,  No.  h9,  for  P2  due  60  day* 
after  final  Digital  and  Analog  launches 


Add  to  Columns  indicated: 

*90" 

"Tech,  Data  Program  Proposal" 

"P2" 

"1-0" 

"30" 

Add  "(5)" 

Add  "(5)  Projec"  102  Rpt.  (No.  2A~P>  +o 
consist  of  ohart3  normally  contained  in 
Program  Progress  Report1  . 

Add  "P2  due  6-10  and  12  -10". 

Add  "(3)". 

Add  "(3)". 

Add  -  "(3)  AGE  -  Aerospace  Ground  Equip 
went  (for  S-II  &  P2)". 


-  3) 


PROJECT  102 


c  1 

IhSd'AO  125 

Rep*  fci  O3 


INTERIM  INSTRUCTIONS  FOR  CHANGES  TO  SATELLITE  SYSTEMS  REPORTS 
SCHEDULE  REVISION  NO.  6,  PARTS  C  &  D,  TO  PROVIDE  FOR  CONTRACTUAL 
REPORTING  REQUIREMENTS  UNBER  PROJECT  102 


PART  II  (Cant.) 
PEN  &  INK  CHANGES 


a  Nape  tha  fnllo'dng  changes  or  additions  to  the  Report  Schedule  ( P.ef  {A) 
to  provide  for  Project  102  reports  requirements: 


PAGE 

COL. 

NO. 

REPORT  ITEM  NO. 

NO. 

CHARGE 

PART  "C 

10 

57 

2 

Add  "67/33  -  Proj.  30?  ..  57F' 

7 

Acd  "  Proj .  102  -  S'F  A,  3,  C  1-.  r  FAR'1  s 
to  be  combined  lr.  one  vu.  ume.  Add  '(S'"’ 

59 

2 

Add  "67/33  -  Pro;-.  3.02  -  58F1' 

7 

Add  "Proj.  102  -  S4  A,  E,  C  L  E  EAR 11  k 
to  be  combined  in  ore  volume’  Add  "( 5'  " 

59 

2 

Acd  "67/33  -  Prcj .  102  59 F  ’ 

7 

Add  "Proj .  102  -  S^'  A,  E ,  C  0.  E  EAR 1 8  to 
be  conbinod  in  one  volume" .  A'ld  "’(5)1-. 

60 

? 

Acd  "67/33  -  Pro;.  102  -  60F 

7 

Acd  "Proj.  102  -  S/f  A,  E ,,  CEE  EAR'S  t  > 
be  combined  in  or.o  volume'',  Add  ,;( 5) " 

Footnotes 

• 

Add  "(5)  ’  Proj.  302  EAR  e  duo  30  days 
prior  23  2  accepts  ice  Final  rev.  due 

30  days  irior  2315  i.ccep+anco'  . 

L. 

56 

2 

Add  "D"  Digital  Analog  (231  :!/23l5V  . 

17 

63 

? 

Delete  - 

"63 A  (>M  Sys,  Voj  I ) ;  63C  •(  Intoll 
Vol  III);  63 E  (P- ?  SyE,  Vo..  H); 

63D  (f-3  Sys  .  V  3]  TV  ) r  . 

Aid  - 

"63 A  Digital  P,  L  5,5  EAR  (?\  12)' 

"63B  Analog  ?/L  3/fl  E U\  (2  $) 

56  ?  Doleto  -  "56D  -  F -2  (  2301  )'\ 

Ai.d  -  "5oC  -  Digi til /Analog  (  3C1)'  . 

7  ALd  "Dig  tal  Rot ,  h  e  on  Veh  ?31?  ac'tf 

tvnce  da  e;  no  rev  ijon.  reqn;  ltd .  Ana  r, 

R,  te  due  on  aoceptuce  c  Ve  u  231  ^  &  2  1 

PAR2  5  GLOSS  AI-  V 

Report":!  .  ;  end 

f  3  i  .1  'it*  1  5  -  fl "  Add  t 

•Pi 13  'Project  10?' 


vTI  ».) 


/ 


SNAPSHOT 


Enclosure  f  3 )  to 
1MSC/A0991<?5 
Depto  61-63 


I1TEIJH  INSTRUCTIONS  FOR  CHANOES  TO  SPACE  SYSTEMS  REPORTS  SCHEDULE  REVISION  NO.  6, 
TO  PROVIDE  FOR  CONTRACTUAL  REPORTING  REQUIREMENTS 
UNDER  THE  SNAPSHOT  PROGRAM 


Ref:  (A)  Snapshot  Program  Report  Requirements  (IMSD/UU8265),  dated  1  June  1961. 
(8)  S.S.  Reports  Schedule,  Revision  6  (1MSD  Uli 5607-6) 


PART  I 

REPORTS  REQUIRED 


1.  Arid  "SNr  (for  Snapshot )  to  Column  3  of  the  Space  Systems  Reports  Schedule,  Re¬ 
vision  No.  6  (Reference  (A),  for  Snapshot  reports  required  as  follows: 


PACE  NO. 
1 
2 
3 
h 

5 

6 

7 

8 
9 

11 


REPORT  NUMBERS 
12,  5,  U,  1,  13,  k  SP 
23H 

26F  k  G,  29,  3 2D 

33E,  3SD 

36D 

U3,  37,  39,  Ul,  U5,  h7,  k  U8 

20,  21,  22,  2A 

10,  11,  k  3 

6,  7,  53,  5U 

56e 


(m  -  ]) 


SNAPSHOT 


in  lep  i  o  (•?•)  ^ 

Lb  a,/ A'  )  tyii’jj  *  *  •  *' 

itepio  61--63 


INTERIM  INSTRUCTIONS  FOR  CHANGES  TO  SATELLITE  SYSTEMS 
REPORTS  SCHEDULE,  REVISION  NO.  6,  PART  C  Sc  D,  TO  PROVIDE  FOR 
CONTRACTUAL  REPORTINO  REQUIREMENTS  UNDER 
THE  SNAPSHOT  PROGRAM 


PART  II 

PEN  &  I*  CHANGES 


PACE 

No.  REPORT  ~  ITEM  NO. 

PARTJJC" 

2  23 

3  26?,  0,  &  J 

29 

3 2D,  J 
Footnotes 


U  33 E,  J 

3U 

35 

5  36 

6  37 
39 

Footnotes 

31  56  «  bottom  line 

PART  TD,! 

2 .  Reports  Legend.  s 

D-l  Following  "C"  .add: 

SN  .  .  . 


COL. 

NO.  CHANOE 


2  Add  "  23  “G  -Snapshot" «. 

2  Add  ”&K" o 

6  Aug.  *6lj,  insert  "P2 /L3"  j  Oct.  '61,  Insert 
"P2/27". 

7  Add  "MSN1'  *nd  (8)". 

7  Add  "Snapshc  t  due  SSD  12  Mos,  3FL" « 

2  Add  "&K". 

7  Add  "K«SN" 

-  Add  "(8)  Prrject  102 1:  Snaps’ict  FtfD  (No-  26)  re 

quireraents  In  two  phases; 

a.  A  Launch  Prograri  Requirements  Document 

b.  An  Orbit  Prograri  Requirements  Document; 
(Siir  'J  ar  to  Profpram  102) 

2  Add  "&K”0 

7  Add  "K"  *  5K" . 

2  Add  (below  '  0"  &  "E")  "F~Proj.  102'*. 

2  Add  "F  -  Snapshot" . 

2  After  "E-Rec overy"  add  -  "H*SN"), 

7  After  "D/S-J I/N/P2"  add  "/SN  , 

7  Add  "Launch  Test  Directive  for  SN,e„ 

■=  (6)  Delete  '  (Midas/Sanos  only) 11 

Add  "(Ri  das/^roject  101/3napehot  only)'1'  „ 

2  Add  "E-SN"., 

U  Add  "AR". 

5  Add  "60/30" 

6  In  May  1962  insert  "29"  „ 

7  Add  -  "Due  SSD  6-1-2" 


GLOSSARY 


.Snapshot" » 
(HI  -  ?.) 


(in  -  3) 


